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Message Text 

UNCLASSIFIED 

PAGE 01 SINAI 00862 041559Z 
ACTION SSM-05 

INFO OCT-01 NEA-10 ISO-OO OC-06 CCO-OO SS-15 DODE-OO 
PM-04 INR-07 ACDA-10 10-13 /071 W 

042028Z 053428/44 

R 041545Z APR 77 
FM USMISSION SINAI 
TO SECSTATE WASHDC 2448 

UNCLAS SINAI 0862 

E.O. 11652: N/A 
TAGS: ASEC 

SUBJECT: STATUS REPORT 

REF: A) STATE 064643, B ) SINAI 0840 

1 . PERIMETER SECURITY 

A. PERIMETER SENSOR SYSTEM INSTALLATION 90 PERCENT COMPLETE. 

B. DISPLAY SYSTEM HAS BEEN INSTALLED IN UNEF GUARD HOUSE. 

FUNCTIONAL TEST SHOULD BE COMPLETED TODAY. 

C. ONE TY CAMERA HAS FAILED AND BEING RETURNED TO CONUS 
FOR REPAIR. 

D. INTERCOM SYSTEM NEARLY COMPLETE. EXPECT COMPLETION ON 
APRIL 6. 

E. STATUS OF WATCH STATION RADIO MODIFICATION REMAINS THE 
SAME. AWAITING PARTS THAT ARE IN TEL AVIV. 

F. BASE CAMP GUARD HOUSE INSTALLATION IS COMPLETE. 

G. VIDEO-TAPE FOR TRAINING GHANAIAN SECURITY UNIT ON DISPLAY 

UNITS HAS BEEN RECORDED IN GHANAIAN LANGUAGE. TRAINING WILL COMMENCE 
WHEN PERIMETER SECURITY SYSTEM IS COMPLETE. 

2. RO SYSTEM 

A. CONTRACTOR RETURNED TODAY AND POURED CAP ON CONCRETE PAD. 

B. HAVE NOT TAKEN DELIVERY OF RESERVOIR. 

THORNE 

UNCLASSIFIED 


NNN 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 


Message Attributes 
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Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 
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Control Number: n/a 

Copy: SINGLE 

Sent Date: 04-Apr-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977SINAI00862 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D7701 17-0069 
Format: TEL 
From: SINAI 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t19770490/aaaadaxf.tel 

Line Count: 47 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: dc6d79aa-c288-dd1 1-92da-001cc4696bcc 

Office: ACTION SSM 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 77 STATE 64643, 77 SINAI 840 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 07-Jan-2005 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 

SAS ID: 2906350 

Secure: OPEN 

Status: NATIVE 
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TAGS: ASEC 
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